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Message Text 


UNCLASSIFIED 

PAGE 01 MANILA 06100 240437Z 
17 

ACTION TRSE-00 

INFO OCT-01 EA-11 ISO-OO NEA-14 10-14 L-03 H-03 SP-03 

AID-20 EB-11 NSC-07 RSC-01 CIEP-02 SS-20 STR-08 

OMB-01 CEA-02 CIAE-00 COME-OO FRB-02 INR-10 NSAE-00 

XMB-07 OPIC-12 LAB-06 SIL-01 PA-04 USIA-15 PRS-01 

FEA-02 INT-08 FPC-01 DRC-01 /191 W 

021011 

R 240301Z MAY 74 
FM AMEMBASSY MANILA 
TO SECSTATE WASHDC 3738 
INFO AMEMBASSY BANGKOK 
AMEMBASSY VIENTIANE 

UNCLAS MANILA 6100 

USADB 

BANGKOK FOR RED 

E.O. 11652: N/A 
TAGS: EAID, EFIN, LA 
SUBJ: NAM NGUM II 

REF: MANILA 5948 

FOLLOWING INFORMATION RECEIVED FROM ADB DIRECTOR OF 
OPERATIONS CONCERNING NAM NGUM HYDROPOWER PROJECT: 

1. RE PARA 14 OF SUMMARY OF DISCUSSIONS AT MEETING OF 
CONTRIBUTORS HELD IN MANILA APRIL 17-19, BANK CONFIRMS 
THAT ARRANGEMENTS ACCEPTABLE TO BANK HAVE BEEN MADE BY 
EDL FOR INTERIM FINANCING OF SERVICES OF ITS CONSULTING 
ENGINEERS PENDING EFFECTIVENESS OF FUND AGREEMENT. 
ACCORDINGLY, EDL AUTHORIZED CONSULTANTS TO BEGIN 
ENGINEERING SERVICES FOR PROJECT AND FIRM STARTED WORK 
UNCLASSIFIED 
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2. FOLLOWING MINOR CORRECTIONS OR AMENDMENTS MADE TO 
FUND AGREEMENT: 

A. IN SEC 1.02(S), REFERENCE TO SEC 3.02 SHOULD BE 
TO SEC 3.03. 

B. IN REPRODUCING APRIL 18 DRAFT, SECTIONS 4.09 AND 

4.10 WERE INADVERTENTLY OMITTED. TEXT OF THOSE SECTIONS 
IS SAME AS IN APRIL 15, DRAFT (DOC NO 8 OF DOCUMENTS 
ISSUED AT APRIL 17-19 MEETING OF CONTRIBUTORS). 

C. IN APRIL 18 DRAFT, SECTIONS 3.07(C), 3.08, 5.04 
AND 5.05 WERE INADVERTENTLY REPEATED. 

D. AT REQUEST OF GOVT OF JAPAN, IT IS PROPOSED 

TO DELETE WORDS QUOTE TO BE UNQUOTE IN THIRD (PENULTIMATE) 
SENTENCE OF SEC 3.03 AND TO SUBSTITUTE WORD QUOTE AS 
UNQUOTE. 

3. BANK WOULD APPRECIATE BEING FURNISHED IN DUE COURSE 
WITH COPY OF DRAFT LOAN AGREEMENT AS NEGOTIATED BY USGOVT 
WITH GOVT OF LAOS. 

SULLIVAN 
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Message Attributes 


Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: ECONOMIC DEVELOPMENT, AGREEMENT DRAFT, DAMS, FINANCIAL CONTRIBUTIONS, NAM NGUM, DEVELOPMENT LOANS, 
HYDROELECTRIC POWER PLANTS, CONSULTANTS 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 24 MAY 1974 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974MANILA06100 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7401 30-0379 
From: MANILA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740520/aaaaargi.tel 

Line Count: 85 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION TRSE 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: MANILA 5948 
Review Action: RELEASED, APPROVED 
Review Authority: martinjw 
Review Comment: n/a 
Review Content Flags: 

Review Date: 30 OCT 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <30 OCT 2002 by boyleja>; APPROVED <08 JAN 2003 by martinjw> 

Review Markings: 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 
Subject: NAM NGUM II 
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